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Extended Abstract 


Hypersonic propulsion work supported by the United States National Aeronautics and Space Administration had a primary focus on Space 
Transportation during the period from 1995 to 2005. The framework for these advances was established by policy and pursued with substantial 
funding. Many noteworthy advances were made, highlighted by the pinnacle flights of the X-43. This paper reviews and summarizes the programs 
and accomplishments of this era. The accomplishments are compared to the goals and objectives to lend an overarching perspective to what was 
achieved. 

At least dating back to the early days of the Space Shuttle program, NASA has had the objective of reducing the cost of access to space and 
concurrently improving safety and reliability. National Space Transportation Policy in 1994 coupled with a base of prior programs such as the 
National Aerospace Plane and the need to look beyond the Space Shuttle program set the stage for NASA to pursue Space Transportation Advances. 
Programs defined to pursue the advances represented a broad approach addressing classical rocket propulsion as well as airbreathing propulsion in 
various combinations and forms. The resulting portfolio of activities included systems analysis and design studies, discipline research and 
technology, component technology development, propulsion system ground test demonstration and flight demonstration. 

The types of propulsion systems that were pursued by these programs included classical rocket engines, “aerospike” rocket engines, high 
performance rocket engines, scram jets, rocket based combined cycles, and turbine based combined cycles. Vehicle architectures included single and 
two stage vehicles. Either single types of propulsion systems or combinations of the basic propulsion types were applied to both single and two stage 
vehicle design concepts. Some of the propulsion system design concepts were built and tested at full scale, large scale and small scale. Many flight 
demonstrators were conceptually defined, fewer designed and some built and one flown to demonstrate several technical advancements including 
propulsion. The X-43 flights were a culmination of these efforts for airbreathing propulsion. 

During the course of that period, there was a balance of funding and emphasis toward rocket propulsion but still very substantial airbreathing 
propulsion effort. The broad objectives of these programs were to both advance and test the state of the art so as to provide a basis for options to be 
pursued for broad space transportation needs, most importantly focused on crew carrying capability. NASA cooperated with the Department of 
Defense in planning and implementation of these programs to make efficient use of objectives and capabilities where appropriate. Much of the work 
was conducted in industry and academia as well as Government laboratories. Many test articles and data-bases now exist as a result of this work. At 
the conclusion of the period, the body of work made it clear that continued research and technology development was warranted, because although 
not ready for a NASA system development decision, results continued to support the promise of air-breathing propulsion for access to space. 
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Summary- NASA Hypersonics 1995-2005 
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